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LIMITED OFFICIAL USE TUNIS 5021 

DEPT FOR A/FBO, A/SY/FO, A/SY/T 

BEIRUT FOR RSS 

E.O. 11652: N/A 
TAGS: SEC 

SUB J : CHANCERY SECURITY MODIFICATIONS 

REF: (A) RSO MEMO DTD 4/17/75 

(B) STATE 119043 

(C) TUNIS 3151 

(D) TUNIS 3699 

(E) STATE 170605 

1. PER REFS ABOVE, MISSION REQUESTS FBO APPROVAL AND FUNDING 
OF PROJECT PROPOSED REF (A) AS SOON AS POSSIBLE TO 
DIMINISH CONSTRUCTION PROBLEMS WHICH WILL BE POSED BY 
INCLEMENT WEATHER AND RISING COST OF MATERIALS EXPECTED 
IN NEAR FUTURE. 

2. PER REF (D). PARA 2-B, REQUEST A/SY/T AND A/SY/FO/SP 
PROVIDE FBO WITH COST ESTIMATES AND SOURCE AVAILABILITY 
FOR: 


(A) ELECTRIC MOTOR, CHAIN DRIVE DOUBLE LEAF SLIDING 
DOOR CLOSURE MECHANISM WITH MANUAL INTEIOR OVERRIDE, 
CAPABLE OF OPENING AHJ CLOSING HEAVY DECORATIVENIRON 
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ILLWORK DOORS; EACH LEAF WEIGHING APPROXIMATELY 200 LBS, 
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NOT INCLUDING WEIGHT OF PROPOSED LEXAN. 

(B) TWO PANELS OF 24-IN. BY 66-IN. BALLISTIC LEXAN 
RESISTANT TO 9 MM OR 7.62 MM TO BE BOLTED WITH BRACKETS TO 
SHSDING DOORS DESCRIBED ABOVE. 

(C) LEXAN PANELS WITHOUT FRAMES FOR THREE WINDOWS 
DESCRIBED REF (A) ATTACHMENT. 

3. REQUEST APPROVAL AND EJECESSARY ALLOTMENT TO BEGIN 
CONSTRUCTION OF OUTER LOBBY WALLS AND TO INITIATE MANUFACTURE 
AND PURCHASE OF DOORS AND WI 
ZIE AS SOON AS POSSIBLE. 

SEELYE 
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Disposition Approved on Date: 
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Document Number: 1975TUNIS05021 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: D750287-1066 
From: TUNIS 

Handling Restrictions: n/a 
Image Path: 
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Line Count: 75 
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